234     DOCKETED ITEMS
-8503050502   Insp   Rept   50-461/85-04   on   850107-11.No   violation   or   deviation noted.Major    areas    inspectedpreoperational    radwaste    &    radiation    protection programs.includinr staffh-i & test nrocedures.ALARA review.training & procedures. PAUL.RA, GILL.Cr, GREGFR.LP. Region 3, Office of Director. 85/02/07. 17pp. 29221:026-29221:042.
8503050203 Forwards Insp Rept 50-461/85-02 on 850107-25.NO noncompliance noted. HARRISON.J.J. Region 3, Office of Director. 85/02/15. GERSTNER.W.C. Illinois Power Co. 2pp. 29221:063-29221:074.
-8503050217 Insp Rept 50-461/85-02 on 850107-25.No noncompliance or deviation noted.Major areas inspected:installation of instrument sensing lines.electrical cables & terminations & applicable procedures & records.
LOVE.R.S., BERSON.BA, WILLIAMS.C.C. Region 3, Office of Director. 85/02/15. 10pp. 29221:065-29221:074.
8503280504 Updates 850109 response to NRC 841204 notice of violation noted in Insp Rept 50-461/84-30.Corrective actions: violations of procedural requirements identified & documented by QA Surveillance Findings C-84-310 & C-84-317. CONNELL.W. Illinois Power Co. 85/02/20. KEPPLER.J.G. Region 3, Office of Director. 4pp. 29551:004-29551:007.
8503150501 Forwards Insp Rept 50-461/84-35 on 841030-1123 & notice of violation. WARNICK.R.F. Region 3, Office of Director. 85/02/22. GERSTNER.W.C. Illinois Power Co. 2pp. 29397:075-29397:095.
-8503150504 Notice of violation from insp on 841105-16.
*  Region 3, Office of Director. 85/02/22. 1p. 29397:077-29397:077.
-8503150507 Insp rept 50-461/84-35 on 841030-1123.Violation noted:RHR Pressure Boundary Weld RH-13-FW902 determined to have porosity exceeding App VI of ASME III requirements erroneously accepted by licensee.
KERCH.H.W., CAMPBELL.R.M., DURR.J.P. Region 1, Office of Director. 85/01/08. 18pp. 29397:078-29397:095.
8502250807 IE Info Notice 85-016, "Time/Current Trip Curve Discrepancy of ITE/Sie-mens-Allis Molded Case Circuit Breaker." Svc list encl.
JORDAN.E.L Division of Emergency Preparedness & Engineering Response (Post 830103). 85/02/27. Consolidated Edison Co. of New York, Inc. 113pp. 29196:147-29196:258.
8503010448 IE Info Notice 85-017, "Possible Sticking of ASCO Solenoid Valves." Svc list encl.
JORDAN.E.L. Division of Emergency Preparedness & Engineering Response (Post 830103). 85/03/01. Consolidated Edison Co. of New York, Inc. 108pp. 29481:301-29482:044.
8502270050 Suppl 1 to IE Info Notice 83-70, "Vibration-Induced Valve Failures." Svc list encl.
JORDAN.E.L. Division of Emergency Preparedness & Engineering Response (Post 830103). 85/03/04. Consolidated Edison Co. of New York, Inc. 109pp. 29481:193-29481:300.
8503070221 Forwards Feb 1985 detailed preservice insp program, superseding Feb 1982 version.Class 1 & Class 2 component lists.replacing Pages 47-470 of Vol 1 (final plan) submittal.encl.
SPANGENBERG.F. Illinois Power Co. 85/03/04. SCHWENCER.A. Licensing Branch 2. 352pp. 29261:162-29262:153.
-8503070225 "Clinton Power Station Preservice Insp Program."
*  Illinois Power Co. 85/02/28. 21pp. 29263:001-29263:021.
8503050481 IE Info Notice 85-018, "Failures of Undervoltage Output Circuit Boards in Westinghouse-Designed Solid State Protection Sys."
JORDAN.E.L Division of Emergency Preparedness & Engineering Response (Post 830103). 85/03/07. Consolidated Edison Co. of New York, Inc. 99pp. 29482:045-29482:143.
8503080442 Suppl 1 to IE Info Notice 85-010, "Post-Tensioned Containment Tendon Anchor Head Failure." Svc List encl.
JORDAN.E.L Division of Emergency Preparedness & Engineering Response (Post 830103). 85/03/08. Consolidated Edison Co. of New York, Inc. 109pp. 29481:085-29481:192.
8503060540 IE Info Notice 85-019, "Alleged Falsification of Certifications & Alteration of Markings on Pipings,Valves & Fittings." Svc list encl.
JORDAN.E.L. Division of Emergency Preparedness & Engineering Response (Post 830103). 85/03/11. Consolidated Edison Co. of New York, Inc. 107pp. 29480:233-29480:339.
8503070477 IE Info Notice 85-020, "Motor-Operated Valve Failures Due to Hammering Effect." Svc list encl.
JORDAN.E.L. Division of Emergency Preparedness & Engineering Response (Post 830103). 85/03/12. Consolidated Edison Co. of New York, Inc. 108pp. 29480:340-29481:084.
8503210451 Forwards Insp Rept 50-461/85-12 on 850205-0311.No noncompliance noted.
WARNICK.R.F. Region 3, Office of Director. 85/03/15. GERSTNER.W.C. Illinois Power Co. 2pp, 29462:184-29462:207.
-8503210458 Insp Rept 50-461/85-12 on 850205-0311.No noncompliance or deviation noted.Major   areas   inspected.previous   insp   findings,action   on   IE   bulletins   & circulars.empioyee concerns & plant procedures review. KNOP.RC. Region 3, Office of Director. 85/03/15. 22pp. 29462:186-29462:207.
8503290294 Forwards Insp Rept 50-461/85-11 on 850124-0301.No noncompliance noted.
HARRISON,J.J. Region 3, Office of Director. 85/03/15. GERSTNER.W.C. Illinois Power Co. 2pp. 29565:115-29565:121.
-8503290296 Insp Rept 50-461/85-11 on 850124-0301.No noncompliance or deviation noted.Major areas inspectedilicensee action on previous insp findings.action on 10CFR50.55(e) repts & preoperational test program implementation. MARTIN.R.C., RING.M.A. Region 3, Office of Director. 85/03/15. 5pp. 29565:117-29565:121.
8503140033 IE Info Notice 85-021, "MSIV Closure Logic." Svc list encl. JORDAN.E.L. Division of Emerrjency Preparedness & Engineering Response (Post 830103). 85/03/18. Ccnaohdatec Ed-son Co. of New York, Inc. 102pp. 29495-120-29495:221.
8503260444 Forwards Insp Rept 50-461/85-10 on 850124-26,0207-08 & 20-22.No non-compliance noted.
HARRISON.J.J. Region 3, Office of Director. 85/03/19. GERSTNER.W.C. Illinois Power Co. 2pp. 29505:251-29505:260.
-8503260447 Insp Rept 50-461/85-10 on 850124-26,0207-08 & 20-22.No noncompliance    or    deviation    npted.Major    areas    inspected:NSSS    hydrostatic   testing procedure.personnel training & certification records review & testing. KEY.WJ., DANIELSON.D.H. Region 3, Office of Director. 85/03/19. 8pp. 29505-253-29505:260.
8503260471 Forwards Insp Rept 50-461/84-36 on 841024-850225.No noncompiiance identified.
HARRISON.J.J. Region 3, Office of Director. 85/03/19. GERSTNER.W.C. Illinois Power Co. 2pp. 29510:266-29510:274.
-8503260474 Insp Rept 50-461/84-36 on 841024-850225.Major areas inspected:previous insp items, 10CFR50.55 items & various allegations re const qual-
JACOBSON.J.M., DANIELSON.D.H.  Region 3, Office of Director. 85/03/19  7pp 29510:268-29510:274.                                                                                            '    HF*
8503260321 Concurs w/proposed changes to HVAC recovery program & portion of overinsp program contained in 850220 Itr.Changes in agreement w/NRC 840917 (tr KEPPLER.J.G. Region 3, Office of Director. 85/03/20. GERSTNER.W.C. Illinois Power Co. 1 p. 29504:242-29504:242.
8503260519 Forwards Insp Rept 50-461/85-13 on 850219-0301 & notice of violation HARRISON.J.J. Region 3, Office of Director. 85/03/20. GERSTNER.W.C. Illinois Power Co. 2pp. 29507:035-29507:048.
-8503260523 Notice of violation from insp on 850219-0301. HARRISON.J.J. Region 3, Office of Director. 85/03/20. 1p. 29507:037-29507:037.
-8503260532 Insp Rept 50-461/85-13 on 850219-0301 .Noncompliance noted: inadequate disposition of nonconforrnance repts.
LOVE.R.S., WILLIAMS.C.C. Region 3, Office of Director. 85/03/20. 1lpp 29507-038-29507:048.
S. Reportable occurrences, LERs & related correspondence
8503210234 Interim Deficiency Rept 55-85-01 re substitution of A1SI-1010 carbon steel all thread rod for ASTM A-36. Initially reported on 850201.Investigation plan implemented to include review of matl spec/tensile requirements. HALL.D.P. Illinois Power Co. 85/02/28. KEPPLER.J.G. Region 3, Office of Director 3pp. 29477:221-29477:223.
8503220164 Final Part 21 & Deficiency Rept 55-84-21 re improper crimping of Power Conversion Products battery charger AWG lug wire.Initially reported on 841017.ln-spector did not properly inspect lug crimps.Wire lugs replaced. HALL.D.P. Illinois Power Co. 85/02/28. KEPPLER.J.G. Region 3, Office of Director, 6pp. 29486:165-29486:170.
8503260545 Part 21 rept re K-line circuit breakers.Wires should be encased in heat shrink tubing to repair circuit breakers where auxiliary switch wires damaged & sponge rubber strip added to top of dust shield to prevent reoccurrence. KAISER.A.F. Brown Boveri Corp. (subs, of Brown Boveri & Co., Ltd.). 85/03/19. DEYOUNG.R.C. Director's Office, Office of Inspection and Enforcement. 6pp. 29516:335-29516:340.
V. Operator Examinations
8503150192 Requests malfunction.initial condition & instructor manuals for simulator by 850506 in order to meet schedule for 850618-28 oral & simulator exams.NRC requirements for conducting licensing written exams encl.
LITTLE.W.S. Region 3, Office of Director. 85/03/08. GERTSNER.W.C. Illinois Power Co. 3pp. 29393:033-29393:035.
DOCKET 50-462 CLINTON POWER STATION, UNIT 2
A. Application/construction stage documents & correspondence
8503010052 Further response to FOIA request for documents identified on computer printouts.App C documents available in PDR.
FELTON.J.M. Division of Rules and Records. 84/12/24.  KALER.RJ. Gadsby a Hannah. 2pp. 29586:081 -29586:088.
-8503010095 Board Notification 82-105:forwards info re alleged design deficiency in ASME Code Class I piping.Concern relates to all PWR & BWR plants currently under OL review.
NOVAK.T.M. Assistant Director for Licensing. 82/11/24. Atomic Safety and Licensing Board Panel. 2pp. 29586:090-29586:091.
8503220013 Forwards 850228 telcon record informing util & Bechtel of subj areas in independent design review rept which NRC wishes to discuss at 850307 meeting. SCHWENCER.A. Licensing Branch 1. 85/03/06. GEIER.J.D. Illinois Power Co. 6pp. 29482:358-29482:363.
8503250205 Forwards addl info re CLASIX-3 computer code.per NRC requestlnfo should not be used for evaluation of any specific plant unless endorsed by appropriate util.
HOBBS.S.H. Hydrogen Control Owners Group. 85/03/06. BERNERO.R. Office of Nuclear Reactor Regulation, Director. 15pp. 29491:249-29491:262.85-04 on 850107-11.No noncompiiance noted PAPERIELLO.CJ. Region 3, Office of Director. 85/02/08. GERSTNER.W.C. Illinois Power Co. 2pp. 29221:024-29221:042.al Deficiency Rept DR-188 re defective hubs on socket flanges supplied by West Jersey Mfg Co.lnitially reported on 850201.Flanges in question discarded. BOOKER.J.E. Gulf States Utilities Co. 85/03/04. MARTIN.R.D. Region 4. Office of Director. 3pp, 29317:066-29317:068.
